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Account 8122—Foundation.
Same as 8102.
Account 8123—Steel Structure.
See account 7308.2.
There were 14.8 tons of corrugated iron, 376.4 tons of structural steel used here and 27.63 tons of No. 11 Keystone plate. (See Figs. 103 and 131.)
Account 8123.01—Wire Baffles.
This account covers the cost of material, labor, arid repairs entailed in installing 60,480 wire baffles in the roaster dust chamber. The wires with hooks on one end like shepherds crooks were hung 4 in. on centers both ways from chains supported from the lower members of the roof trusses 4 in. apart. The segregation of material is as follows. The wires hung a few inches off the dust chamber bottom and wore thus of various lengths. (See Fig. 131.)
1,008 |-in. chains 20 ft. 6 in. long with two hooks.........   SI,451.00
63,964 Ib. No. 10 wire (black)..........................     2,877.82
6,557 Ib. No. 10 wire (black)............................        361.1)6
Miscellaneous.........................................          67.35
$4,758.23 (See Fig. 131.)
Account 8123.1—Tile Work.
The sides of the roaster dust chamber and inclined bottom were built of 4-in. hollow tile. This material, labor of masons and their helpers, lumber for scaffolds, carpenter labor, mortar, material and power for hoisting are here included in the cost.
Account 8123.11~Tile Unloading.
This account covers the cost of unloading, wheeling, checking quantitos and leveling up ground to receive tile.
Account 8123.2—fainting Outside.
The outside of the tilo portion of the chamber, namely, Hides and bottom, were given one coat of mineral red and linseed oil. The mortar was scraped from the tile before applying. This account covers the labor and material.
Account 8123.3—Painting Inside.
The tile work on the inside of the dust chamber was given one coat of silicate of soda used as a paint. This account covers the labor and material of this operation.........   , , . ,   ........,   ,        123.90
